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Improvement  Res.  No.  756-1945 

For  the  vacation  of  the  first 
alley  east  of  Calhoun  Street  from 
the  south  property  line  of 
Murray  Street  to  the  north  prop- 
erty line  of  the  first  alley 
south  of  Murray  Street. 


Resolution  Adopted: 

December  15,  1945 

Confirmed: 
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DECLARATORY  RESOLUTION  756-1945. 


For  the  vacation  of  the  first  alley  east  of  Calhoun  Street  from  the  south 
property  line  of  Murray  Street  to  the  north  property  line  of  the  first  alley  south 
of  Murray  Street. 

Resolved  by  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne,  Indiana,  that 
it  is  desired  and  deemed  necessary  to  vacate  the  first  alley  east  of  Calhoun  Street 
from  the  south  property  line  of  Murray  Street  to  the  north  property  line  of  the  first 
alley  south  of  Murray  Street. 

All  as  shown  by  a plan  of  such  vacation  as  above  described  now  on  file  in  the 
office  of  the  Department  of  Public  Works  of  said  City. 

The  cost  of  said  vacation  as  above  described  shall  be  assessed  against  the 
property  beneficially  affected  thereby. 

The  property  which  may  be  injuriously  or  beneficially  affected  by  the  proposed 
alley  vacation  as  above  described  is  described  as  all  lots  and  lands  lying  south 
of  Murray  Street;  west  of  Clinton  Street;  north  of  Wallace  Street  and  east  of  Calhoun 
Street. 


The  vacation  of  said  alley  shall  be  subject  to  the  right  of  the  City  of  Fort 
Wayne,  Indiana,  and  other  public  utilities  to  maintain  and  repair  sewers,  drains, 
water  pipes,  gas  pipes,  telephone  lines  or  conduits  and  electric  installations 
situated  upon,  over  and  under  said  vacated  alley. 

All  according  to  the  method  and  manner  provided  for  in  an  act  of  the  General 
Assembly  of  the  State  of  Indiana,  entitled  "An  Act  Concerning  Municipal  Corporations," 
approved  March  6,  1905,  and  the  provisions  of  all  acts  amendatory  thereto  and 
supplemental  thereof,  including  the  right  to  bond  assessments  as  in  said  law  ordered. 

Assessments  if  deferred  ore  to  be  paid  in  ten  equal  annual  installments  with 
interest  at  the  rate  of  five  (5)  per  cent  per  annum.  Under  no  circumstances  shall 
the  City  of  Fort  Wayne,  Indiana,  be  or  be  held  responsible  for  any  sum  or  sums 
due  from  said  property  owner  or  owners  for  said  condemnation  of  property  or  for 
the  payment  of  any  bond  or  bonds,  certificate  of  certificates  issued  in  payment 
for  such  property  damages,  except  for  such  moneys  as  shall  have  been  actually 
received  by  the  City  from  the  assessments  for  such  property  damages  or  such 
moneys  as  said  City  is  by  said  above  entitled  act  required  to  pay.  All  proceedings 
had  in  the  making  of  said  improvement,  assessment  of  property,  collection  of 
assessments  and  issuance  of  bonds  therefor,  shall  be  as  provided  for  in  said  above 
entitled  act  and  all  amendments  thereto  and  supplements  thereof. 

All  of  said  lots  and  streets  and  alleys  affected  by  the  above  described  alley 
vacation  being  situated  in  the  Northwest  Quarter  of  Section  Eleven  (11),  Township 
Thirty  (30)  North,  Range  Twelve  (12)  East,  and  lying  within  the  corporate  limits 
of  the  City  of  Fort  Wayne,  Allen  County,  Indiana. 
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Plan  for  the  vacation  of  the  first  alley  east  of  Calhoun 
Street  from  the  south  property  line  of  Murray  Street  to 
the  north  property  line  of  the  first  alley  south  of 
Murray  Street. 
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December  5,  1945 


Board  of  Public  Works 


Gentlemen: 


We  wish  to  present  for  your  consideration,  the  vacation 


of  the  alley  adjoining  our  joint  properties,  described  as  follows 

Being  that  part  of  the  alley  running  North  and  South 
immediately  East  of  Calhoun  Street  from  a point  on 
the  South  property  line  of  Murray  Street  to  a point 
South  on  the  North  line  of  the  alley  running  East  and 
West  from  Calhoun  to  Clinton  Street  between  Wallace 
and  Murray  Street. 


outlined  above,  we  are  enclosing  a rought  sketch  furnished  us 
which  can  be  set  up  more  technically  should  you  so  desire. 

The  plat  reflects  that  the  portion  of  the  alley  that  we 
desire  vacated  abuts  wholly  on  property  owned  entirely  by  the 
undersigned.  Its  vacation  will  be  of  real  help  in  developing  our 
property  both  from  the  angle  of  its  improvement  and  our  capacity 
for  increased  employment. 


plat  itself,  that  the  ingress  and  egress  of  other  property  owners 
or  the  general  public  will  not  be  in  any  way  affected  by  the  vaca 
tion. 


For  the  purpose  of  more  clearly  indicating  what  we  have 


We  might  also  add,  which  is  clearly  indicated  from  the 
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To: 


Subject: 


fc 


Date. 


Hovember  15,  19^5 


0.  H.  Adams 


Hoi s-um  Bakery  Company  Tunnel 


FORM  U-100 


In  regard  to  the  proposed  tunnel  from  the  rear  of  the  Rolsum  Bakery  Company  Building 
to  the  east  side  of  the  alley,  vs  hare  discovered  that  the  only  utility  looated  in 
this  alley  is  a 12M  sewer  which  has  a coverage  of  about  10*6*.  I hare  talked  with 
Mr.  Holloway  of  the  Gas  Company,  Mr.  Johnson  of  the  Telephone  Company,  and  Mr.  Jones 
of  the  Signal  Department  and  none  of  them  have  any  underground  work  there  and  con- 
template none  in  the  future. 

ikdky  ■ 

This  would  indicate  that  if  the  Holsum  Bakery  Company  tunnel  is  kept  a foot  or  so  * 
above  our  sewer  and  suitable  construction  methods  are  used  that  there  should  be  no 
interference  except  possibly  a power  pole  may  have  to  be  moved. 

UU  . 

Mr.  Fairly  of  the  Holsum  Bakery  Company  was  in  today- and  stated  that  his  engineer 
will  be  in  town  today  to  make  his  investigation  preparatory  to  completing  plans 
for  their  new  building  and  tunnel. 

, . • 8.  . * * 

If  it  seems  feasible  to  the  Board,  I will  contact  Mr.  Fairly  today  to  further  advise 
them  of  our  stand  on  this.  He  has  already  been  Informed  that  this  will  call  for  a 
resolution  by  the  Board  of  Works  and  an  ordinance  from  ithe  City  Council. 
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1725  S.  CALHOUN  ST.  PHONE  H-2200 

FORT  WAYNE.  INDIANA 
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April  17,  1946  , 


Mrs.  Helen  W.  Sweet,  Secretary 
Board  of  Public  V^orks 
City  Hall 

Fort  Wayne  £,  Indiana 


Dear  Mrs.  Sweet: 


Some  time  ago  we  voiced  a protest  against  the  closing  of  tne 
first  alley  east  of  Calhoun  Street  between  Murray  Street  and  The 
first  alley  south  of  Murray  Street.  We  again  wish  to 
remonstrate  against  such  action. 

As  neighbors  of  the  Holsum  Baking  Company  and  also  as  stock- 
holders in  the  same  company  we  do  not  wish  to  appear  unreasonable. 

We  have  in  the  past  cttoperated  with  movements  in  the  vicinity  of 
our  property  which  were  beneficial  to  the  property  and  property 
holders. 

In  the  light  of  future  developements,  with  traffic  congestion 
as  a growing  problem,  and  in  consideration  of  th©  investment 
we  have  in  our  properties,  we  feel  that  the  -amount  of  tne  benefits 
and  the  amount  of  tne  damages,  each  of  $1.00  are  rediculous. 

Since  our  presence  at  the  meeting  on  April  ldth  will  not  be  possible, 
we  wish  to  record  our  opposition  to  this  movement,  and  state  that 
we  consider  the  amount  of  damages  and  benefits  unfair. 


Sincerely  yours. 


m C ~ 1 TT» -I  17 


Anita  M.  Scheumann 
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March  21 , 1947 


Mr.  C.  P.  McCarthy 
Building  Department 
City  Hall 

Port  Wayne,  Indiana 

Dear  Mr.  McCarthy: 

As  per  cur  telephone  conversation, 
the  Eolsum  Bakery  agrees  to  replace  the  pres- 
ent' IE-inch  tile  sewer  line  in  the  alley  where 
we  are  building  with  12-inch  cast  iron  pipe. 
Also  we  agree  to  replace  present  man  hole  with 
sealed  type  man  hole  so  that  it  will  be  easily 
available  to  the  city. 

Yours  very  truly, 


HOLSUM  BAKERY  COMPANY 


DONTSAYBread 

Slu/cHxy£dum 


April  15,  19^7 


The  W.  35.  long  Co. 

Engineering  Division 
155  North  Clerk  St. 

Chicago,  Illinois 

Attention!  E.  M.  Mittendorff 

Gentlemen! 

Please  find  enclosed  the  profile  and  plan  of  alley  sewer,  Drawing 
Ho.  ST-10210  "Redesign  of  Alley  Sewer,  Holsum  Bread  Co."  as  requested 
from  the  Board  of  Public  Works. 

Tours  very  truly, 

CITT  UTILITIES 


Engineering  Department 


CSFranklinilo 

Sac. 

cc:  Board  of  Works 

Mr.  Kerby 

Mr.  J.  R.  Hardendorf 


OFFICE  OF  FORT  WAYNE.  INDIANA 

BOARD  OF  PUBLIC  WORKS  JanUS.1  Y 15,  1946 

Mr.  Chauncey  R.  Me Anils 
City  Engineer- 

City  of  Fort  Wayne,  Indiana 
Dear  Sir: 


You  are  hereby  instructed  to  prepare  an  assessment 
roll  of  benefits  and  damages  for  Declaratory  Resolution  Number 
756-1945,  which  provides  for  the  vacation  of  the  first  alley 
east  of  Calhoun  Street  from  the  south  property  line  of  Murray 
Street  to  the  north  property  line  of  the  first  alley  south  of 
Murray  Street. 


/ -at 


Yours 


ATTEST 


■ssm.T  w 


truly, 


OFFICE  OF  FORT  WAYNE,  INDIANA 

board  of  public  works  December  4,  1945 

Mr.  Chauncey  R.  McAnlis 
City  Engineer 

City  of  Fort  Wayne,  Indiana 

Res  756 

Dear  Sir: 

You  are  hereby  instructed  to  prepare  plans  for  the 
vacation  of  the  alley  east  of  Calhoun  Street  from  the  south- 
property  line  of  Murray  Street  to  the  north  line  of  the  alley 
between  Murray  Street  and  Wallace  Street  from  Calhoun  Street 
to  Clinton  Street. 
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REMONSTRANCE 
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Fort  Wayne,  Ind., 

To  the  Board  of  Public  Works  of  the  City  of  Fort  Wayne: 

Gentlemen: 

The  undersigned,  owners  of  real 

estate  respectfully  remonstrate  against  the  passage  of  a resolution  providing  for  the  vacation  of  the 

first  alley  east  of  Calhoun  Street  from  the  south  property  line  of 
Murray  Street  to  the  north  property  line  of  the  first  alley  south 
of  Murray  Street,  under  Declaratory  Resolution  No.  756-1945 


NOTE:  In  case  of  joint  deeds  both  husbands  and  wives  must  sign  with  their  respective  legal  signatures. 
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THE  LINCOLN  PRESS,  PRI  NTERS- FORT  WAYNE 
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